Approved For Release 2002/11/15 : CIA-RDP89B00980R000300040038-7 


Lockheed Aircraft Corp* 

ENGINEERING STUDY [~~j 
CHANGE PROPOSAL Q 

1, AC - 

DATE 

21 July 1959 

AFFECTS : WSPO Q] 

PROJECT (x) 

NAME OF MAJOR COMPONENT PART OR LOWEST SUBASSEMBLY 

Radan 

PART NO. & MODEL OR TYPE 

PC-211 and PC-212 


TITLE OF PROPOSAL : 


Technical Field Support for Hadan 


NATURE OF PROPOSAL t 

This is to confirm LAC outgoing Msg #1258 dated 16 July 195?. 

LAC to issue a purchase order (through C & J Equipment Co.) to QPL for 
service of technical field representatives as required by Project Hdqts. during 
the period 8 July 195? to 30 June i 960 . See page 2 fordetails of this order? 


REASON FOR PROPOSAL : 

To provide qualified engineering field support for Hadan eauinnent as 
S q j». H9S - 1450 0093 dated 6 July 1959 and paragraph 3 of HQS. MSG 01*1*2 dated. 


ES 


CP 


ESTIMATED COST AND TIME INVOLVED 
ADDITIONAL FUNDING REQUIRED : - 


ESTIMATED COST FOR KITS OR PARTS : Not to exceed £6,570 
ADDITIONAL FUNDING REQUIRED : None (SP-1917) 


ITEMS AFFECTED BY PROPOSAL : 


SAFETY 


□ 


MISSION 

EFFEC- 

TIVENESS 

B 


P ERFORM- 
ANCE 


□ 


OPERATING 

PROCEDURE 


a 


INTER- 

CHANGE- 

ABILITY 

□ 


WEIGHT OR 
WEIGHT 4 
BALANCE 


□ 


TOOLS & 
SUPPORT 
EQUIPMENT 


□ 


MAINTE- 

NANCE 

PROCEDURE 


0 


SERVICE 

LIFE 


□ 


MAN/HRS. REQU TO ACCOMPLISH CHANGE IN FIELD Not applicable. 


FLIGHT 

MANUAL 


□ 


MAINTE- 

NANCE 

MANUAL 

□ 


SOURCE OF PARTS FOR KIT 
Not applicable 


DISPOSITION OF SPARES AFFECTED 

Not applicable 


AVAILABILITY 




** £ — *1 r Trir i irmTuY i i 


As required. 


INITIATED BY : 

Project Release 2002/11/15 
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